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July 6, 1967 


Mr, J T oeep h ftoLooon 

fcesrj ftoth & loni 

850 third Avenue 

Rev Tork, Hev York 10022 


PLAINTIFF'^ 
EXHIBIT 


lUBJSCTt UQeUD TJlAM Cm — IRC1T1CATXCM 


Deer Jo*, 


In order that v* ell uaeerwteaU the proper procedure for th« 
preparation of VTC Speclfleetleee, pluH be guided by the following. 

Caaeultents vlll be recpouelble for the preparation of 
Xectaleel Specification*. Tl>hvan will prepare the Contractual Speci- 
fication*, Genercl Coodltleci •pacification*, the Fore of Proposal, and 
Information to Bidder*. 


the Consultants vlll eend their Technical ft peel float looa to 
Tithe** vho vlll review tb«i to Insure ro w s ■ tlblllty vltb their Speci- 
ficatloa. Conversely, Tlebaea vlll Mod their ■pacifications Co the 
Consultant vhe vlll review than to ineute covpatlblllty vlth their 
Technical Specif lest ion*. 

Tlsfaeuw vlll coordinate all tpeal fleet lone end resolve revlev 
coeawnt* directly vlth the Fort Authority Lev Department (Mr. ft. Abrahaas) 
cad ell Cooeulteate. 1 vlll Coordinate ell tpeel fleet loot vlth ell other 
Port Authority eteff ead reeolve their e u e uiia tB. 


All ehaoaea to the ebon procedure ehall he laaaedlccely 
brought to ay at taction. 

•lacerely. 


Better* A, Teeoler 
tfeaaear, Project Pleoolog 

VTC Plenolng & Construction Dlv. 


8 la tier letter eeat toi 


Meters, ft. Bmn (JBB) , J. Kndler (Tishaan), 

J. Lor in g (JIXA), L. ftobertson (SBCft), 
A. Schreler (MYA) 


bec: Messrs. R. Abrahams, A. Burton, F. DiPaolo, P. Goz, L. Feld, 
P. Frisone, M. Levy, R. Linn", J. MpAtfey, E. D. Mills, 
} .J R. Monti, C. Panero, R. Sullivan, G. Tozzoll, F. Wilken 
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